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MEMORANDUM FOR: Executive | 4rector-Comptreller 


SUBJECT : Frepoged sddities co Fctatiag Services 
Barf toting 


i. This memeraadum coumins « yecommendstion for your approval: 
recommendation is contains (xn pareg raph taph 5. 


2. Por some time efforts beve been made to relocete the CBG] “fap Librery 
iivisten. Thie requirement fer xpece wkee on added sigalficaace tn light cf ce: 
imminent relocation of “PEC. In order to meer the “tap Lidrary Livielon requl: <- 
ment for spece eed te provide fer crittcally ceeded spece for offices in the Head- 
quarvers Buildiag, it is timperetive that alterantive epace be provided through the 
cenatruction of an additicn +o the Prirtieg Services Building. 


AACA 3. This canstrectios will provide epace for the O8G! Map Libmary Diviete: 
and permait the return of [EE to the Cene-a! 
Services Adeaisistration (5A). Sesleceraent space is alec glaneed for certeis 
Logistics Services Division and Pritting Services Division activities which are 
presently in Hendquerters faliding, «hus releasiag critically seeded srees fer 
offices withis Honiquarter:. Acdittesaliy, and in the interest of greater effictancy. 

25X1A6a_—sths newly conatrueted epece weeld aceammodete paper stocks whick today aail for 
constant ahuttting between TE sac Langley. Further, such conetractia: ix 
{a consonance with plane which look + consolidation of evert sesete at cur Bee i- 


quarters site. 


4. This pert of the butiding program was included tn the Office of Logisd<« 
budget in the amount of $2,102,003. “fhe $200,000 AGE portion wee listad ace 
year (F¥} 1973 aut the $2,992,099 fo comecruction wae carried in FY 1974. — 

ASE design work wif require 12 « I moerhe. iy aachatns FY Bi Goce etic 
AGE werk, actual ceustrection -evld ve advanced to F¥ 1978 with cecapency 1. 

¥Y¥ 2975. The design aad coceteuc ties is planned to provide « capability for aiding 
floors ia the some manner s« the existing Printing Services Huilding. 
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SUBJECT: Propesed Addition to Prigring éervices Bulidiag 


fends ’ r the amount of 
5. tt is recommended that fends for A&E design werk is Lan 
$200,000 from FY 1971 appropriatiess be approved for transratesion to GSA* 
cover A&E costs. 


jon W. Coffey 
Deputy Directer 
for Support 
2 Atta: 
Att 1: Artiet Sketches 
Att 2: Budget Estimate 


The recommendation conteiaei in geragraph 5 ts approved. 


L. kK. Wilte 7 Date 
Executive Director-Compiretiar 
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